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Message Text 

UNCLASSIFIED 

PAGE 01 BOMBAY 02396 301544Z 
ACTION ERDA-07 

INFO OCT-01 NEA-10 ISO-OO FEA-01 ACDA-10 CIAE-00 
INR-07 10-14 L-03 NSAE-00 NSC-05 EB-08 NRC-07 
OES-07 DODE-OO SS-15 SP-02 PM-05 /102W 

113389 010559Z/21 

R 300956Z SEP 77 
FM AMCONSUL BOMBAY 
TO SECSTATE WASHDC 7672 
INFO AMEMBASSY NEW DELHI 

UNCLAS BOMBAY 2396 

E. O. 11652: N/A 

TAGS: TECH, ENGR, IN 

SUB J : TARAPUR FEASIBILITY STUDY 

REF: STATE 227514 

1 . GE REPRESENTATIVE GRIMM, ACCOMPANIED BY ERDA PARTICIPANT 
BASTIN AND CONGEN OFFICER CALLED ON J.C. SHAH MORNING OF 
SEPTEMBER 30. GRIMM SAID THAT HE HAD OBTAINED AT TARAPUR 
POWER STATION ALL THE DATA WHICH HE REQUIRED IN ORDER TO DO 
THE FEASIBILITY STUDY. HE SAID THIS STUDY WOULD BE DONE ASAP 
AND WOULD BE READY IN ONE TO TWO MONTHS TIME. HE SAID FURTHER 
THAT WHILE THE STUDY WOULD INCLUDE VARIOUS ALTERNATIVES, HE 
NELIEVED THAT RERACKING WOULD PROVE THE MOST FEASIBLE. 

GRIMM SAID THAZ UNDER IDEAL CONDITIONS SPACE UTILIZATION 
COULD BE INCREASED BY A FACTOR OF THREE. THIS COULD CREATE AS 
MANY AS 1500 SPACES AND PROVIDE A FOUR YEARS STORAGE PERIOD 
UNDER FULL CORE OPERATION OF THE REACTOR. 

2. IN RESPONSE TO A QUESTION BY J.C. SHAH GRIMM SAID IT 
WOULD BE DIFFICULT BUT NOT IMPOSSIBLE TO PUT IN TEMPORARY 
RACKS BY MAY , 1978, AND THAT HE WOULD SPECIFICALLY CHECK 
THIS POSSIBILITY. 
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3. SHAH'S QUESTION WAS APPARENTLY PROMPTED BY A REMARK BY 
GRIMM THAT A NEW DESIGN FOR RACKS MIGHT TAKE THREE OR FOUR 
MONTHS, WITH AS MUCH AS 14 ADDITIONAL MONTHS FOR FABRICATION 
"ON A CRASH PROGRAM". 
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